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ACTION EBO-05 

INEO OCT-OI EA-07 ISO-00 L-03 /0I6W 

0505I3Z 009059/20 

P RG050344Z MAY 77 
PM AMEMBASSY WELLINGTON 
TO SECSTATE WASHDC PRIORITY 3150 
INEO AMEMBASSY CANBERRA 

CONPIDENTIAL WELLINGTON 1674 

CANBERRA POR TSO 

E.O. 1 1652: GDS 
TAGS: ABLD, ASEC 

SUBJECT: U.S. EMBASSY OPPICE BUILDING CONTRACT NO. 3313-400-800, 
PROPERTY NO. 12313-A ACR HVAC REQUIREMENTS 

REF: (A) DEPT OM OP 22 APRIL 1977 (NOTAL), (B) CANBERRA 1 105, 

(C) STATE 16654, (D) CANBERRA 6071, (E) WELLINGTON OM OP 27 
JULY 1976 (NOTAL), (F) STATE 303552 

1. REP (A) AUTHORIZED WORK TO MEET SUBJECT REQUIREMENTS. 

REMAINING REFS PROVIDE RELATED BACKGROUND. 

2. PURSUANT TO REPS AND AS NOTED IN REP (E), EMBASSY HAS TAKEN 
STEPS TO ACCOMMODATE A/C UNIT LOCATION ON LOBBY ROOP, ALONG WITH 
PROVISIONS FOR VENTILATION INDEPENDENT OP BUILDING SYSTEM. 
ADDITIONALLY, ELECTRICAL EQUIPMENT POR 30 AMP SERVICE TO UNIT 
WAS INCLUDED UNDER CHANGE ORDER FOR SECURITY REQUIREMENTS. 

3. EMBASSY STRONGLY RECOMMENDS DEPT CONSIDER RELOCATION OF 
HVAC EQUIPMENT FROM SOUTH ROOF TO LOBBY ROOF INCLUDING UTILIZA- 
TION OF TWO 13 INCH DIAM. PENETRATION LOCATED IN NORTHERNMOST 
WINDOW UPSTAND FOR INDEPENDENT VENTILATION. 

PBO PROJECT SUPERVISOR HOLDING ACTION ON REP (A) PENDING 
DEPARTMENT REPLY. 

CONPIDENTIAL 

CONPIDENTIAL 

PAGE 02 WET .LINO 1674 050508Z 


4. IN PUTURE, REQUEST TSO CANBERRA RECEIVE INEO COPY ON 
ALT, CORRESPONDENCE PERTAINING TO THIS SUBJECT. 

SELDEN 


CONPIDENTIAL 
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